ENGINEERING STUDY “ 
{ LOCKHEED AIRCRAFT CORPORATION LAC 1s . 


CHANGE PROPOSAL ie 


DATE 6 663 "AFFECTS : wsPo . &X] provect [XJ 


NAME OF MAJOR COMPONENT PART OR LOWEST SUBASSEMBLY PART NO. & MODEL OR TYPE 


INSTALL IMPROVED WING FLAP SHUT-OFF RELAY 


NATURE OF PROPOSAL : : 
“Replace the LAC 613209 Wing Flap Shut-off Relay with a MS25280-1 
: (Leach P/N 9225-4081) Magnetic Latching Relay. The new ‘relay is approxi-..- 
5 “imately 1/6 the size and 1/4 the wet of the 613209 Relay and is an approved,. 
ead rigetons oe sealed unite 


TITLE PROPOSAL : 


REASON FOR PROPOSAL - ° 


The’ existing Wing Flap “Shut-off. ‘Relay, LAC : P/N 613209, is outdated; oversized, 
“heavy and unsealed. The relay has proven susceptible to wear and grooving 
at 08 the oui mechanism due to aircraft vibration, 


ory 
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ADDITIONAL FUNDING REQUIRED ; 


| ESTIMATED COST FOR KITS OR PARTS: Cust. #1 - Te .00/Kit x 7 Kits = $29h.00 
Cust. #2 - $he aa x 27 Kite = $1,134.00 
ADDITIONAL FUNDING REQUIRED : y,. (ap 


ae es| ESTIMATED COST AND TIME INVOLVED : 
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ITEMS AFFECTED BY PROPOSAL : 


PERFORM | OPERATING INTER- WEIGHT O8 TOOLS & MAINTE- SERVICE FUSGHT MAINTE. 
ANCE PROCEDURE | CHANGE- wei a SUPPORT NANCE LIFE MANUAL NANCE 
ABILITY BALANCE EQUIPMENT > PROCEDURE MANUAL 
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EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD 
SOURCE OF PARTS FOR KIT? AVAILABILITY __ 1.3 WEEKS AFTER APPROVAL 


EFFEC. 
TIVENESS 


PURCHASE 


DISPOSITION OF | SPARES AFFECTED 
RETAIN ‘AND USE FOR P-3 PLATFORM AND F-2 FOIL 


INITIATED ‘BY : APPROVED : WwsPO 
a edt For Release 2002/10/31 : GIA-RDP89B0098RR08O200180006-8 


oo SREAA FS oe. ie - /) Den CBPAGE OF 


STAT 


